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APPROVED CONSTRUCTION CONTRACTS 
AWARDED BY R&A BORROWERS 


1 ‘hae Camas: Prairie Power Cooperative, Fairfield, Idaho, to C+L 
Slectric Co., Peeatello, Idaho; $52,935.20 forthe construction’ (labor 
only) of 66.53 miles of line to serve 45 members, Sngineer (1) last 
page. PLEASE NOT3: NAMES AND ADURESSES OF SYSTIM TNGINETRS are 


furnished. om ‘the lust page of ‘this bulletin. All ne shown-in ( ) 


aoe are - es to like: numbers listed with: the names and addresses. 
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‘Kansas 296 mepeDiiee Nive K.:Blectric: Cooverative, tne., ‘Bellville, 
-Kans., to'A» }'. Reis, 702 National Bani’ of Topeka, Topeka, Kans., 


$267,226.74 for the construction of 230.6 miles of line to serve 383 


members. a hee 


fe badiy 26ieP Toad, Section II; Pennyrile Rural Blectric COOP hata 
Hopkinsville, Ky. , to ie Ricnards Construction con) P.*0.° Box: 8&8, 
Carrollton; Ga. ,-$555,128.80 for the..construction of 2t7 miles of tine 
to serve 7210 Mnaboratobue: the conversion of 39.4 miles of line.’ Engineer (3). 
Missouri 1¥R&U Texas: Inter-County Blectric Cooperative, Licking, * Mow, 
to A. A. Blectrit-Co.sj*3125 8; 60th Court, Cicero, Tll., 688°, 615.69 
for the ‘constriction-of “450.703. miles of Line to serve: 1060 members 
plus the-¢onversion? of 27.97: miles” of Pines), Bneine er (4) ei) wes 
Missouri 47740 ‘Coopers: eee a riase danse. TEPLON, | Mos, VEG 
Peoria ne Construction Co., Linton, Ind., $122,765.58 for the con- 
struction (labor only) of 215.85 miles of line to serve 404 members 
plus the conversion of 24.69 miles of line. "Engineer (4). 


Montana 1s5i] Flathe.d, Section II: Flathead Blectric Cooperative, Inc., 
Kalispell, Mont,,.to B. A. Yerian, Box 506, Hamilton, Mont., $22,406.76 
for the construction of 9.34 miles of transmission line with three phase 


underbuild, Ungineer (5). (This is lubor only contract.) 


Montana: o6C Lincoln: Lincoln Blectric Cooperetive, Inc., Bureka, Monc.; 
to Be A. Yorian, Box 506, camilton, Mont., $95,004.33 for the construction 
of 22 miles of @ransmission line with 9.5 miles single phase underbuild. 
Engineer (5). 


Ohio 29P Pike, Soction I; Intor-Ccounty Rural Slectric Cooperative, Inc., 
Hillsboro, Ohio to Real Hlectric Corp., Owensboro, Ky., $99,843.91 for 
the construction of 50.15 miles of line to serve 117 members plus the 
conversion, removal and reconcuctoring on a total of 20.45 miles of 

line. Engineer (6). 
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Ohio 75K Williams; North Western Blectric Coopsrative, Bryon, Ohio, to 
Barnard Construction Co., Montpelisr, Ohio, $46,965.24 for the construction 
of 12.8 miles of 54.5 kv transmission line. Engineer (8). : 


Oklahoma 29PR&S Hughes: Cunadian Valley Electric Cooperative, Inc., 
Seminolo, Okla., to R. &. Mattison & Co.-, 100 W. Broadway, Britton, Okla., 
$430,942.07 for the iieddecSeadle cnet of $48.05 miles of line to serve 529 
members. Enginver' (7). 


South Dakota 40B2 Perkins; Grand Electric Cooperativo, Inc., Bison, 
S- De, to Line Buildurs Inc., Box 1323, Billings, Mont., $778,383.88 
for the construction of 686 milus of lins to serve 562 mombers plus 
the conversion of 31.50 miles of linus. Enginsur (9). 


Toxas 135G1 & G2 Ochiltree; North Pluins Eloctric Cooperative, Inc., 
Perryton, Toxus, two contracts; Gl: to B-Line Construction Co., 520 

| First National Bank Bldgs, Oklahoma City, Okla., $276,673.90 for tho 
construction of 66 milss of 66 kv transmission linus G2: to W. Je 
Thomas und Co., Farmers Brunch, Texas, $140,987.87 for the construction 
of 136.4 milus of lins to serve 74 members plus the conversion of 17.4 
miles of linv. Enginvsr for both (10). 


NAMES AND ADDRESSES OF SYSTEM ENGINEERS (Expl. Item 1, puge 1.) 


1. Robert C. Welty, The Dalles, Oreg. 

2e Ruymond He Rued & Coe, 23055 13th St., Columbus, Nobr. 

$e Cottrell & Houss, 902 Stuhlmun Bldg.e, Nushville, Tonn. 

4.. Frank Horton & Co., Lumur, Moe 

5. Genvral Engineers, Moosu Bldg., Missoula, Mont. 

6. Bluc Gruss Engineers, Ince, 2700 Be Muin St., Columbus, Ohio 
7. Be Re Taylor & Associutes, 4107-4 Ee llth St., Tulsa, Okla. 
8. J &-G Daverman Coe, S00 Kevleor Bldg-., Grand Rapids, Mich. 

9.. Scott Enginusring Co., 10 Second St., S. Ee, Wutertown, S- De 
10.. He Ne Roberts & Associutes, 1510 Avenue G, Lubbock, Texas 


